Arlington Town Yard Facility 
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Work Hours: 7:00 AM — 3:30 PM 
Weekend work will be on an as needed basis 








On-Site Assistance Contact: 

Mike Dupuis 

(@roynnvastereloucmsivnslelons 

mdupuis @ commodorebuilders.com 
C: (508)-294-3836 


Construction Update 12/6/2021 








STAY INFORMED 


arlingtonma.gov/projects 


arlingtonma.gov/connect 
CONSTRUCTION DETAILS 


CONSTRUCTION SAFTEY 


CONSTRUCTION 4 WEEK LOOK AHEAD — STARTING WEEK OF DECEMBER 6TH, 2021 


The above layout identifies demolition areas in the work site and impacts along Grove Street. 
Additional work to be performed in the upcoming weeks includes: 
CONSTRUCTION ACTIVITIES: 
- Building A — Insulate and Hang Walls 
- Building A — Server Room — Install Ceilings, Finish Flooring, Finish Fire Protection & 
Electrical, and Install Door and Hardware 
- Building A - Installation of Rooftop HVAC Units 


PUBLIC IMPACTS: 
- Sidewalks have been altered. 


- During sitework, trucks will be entering and leaving the site regularly 
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